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Project: 

1-69 Section 5 Project 

Process: 

Design Change - E-Mail Initiated 

* Subject: 

FDC 905 Level 1 - Section corner points 

Due Date: 

10 days after submitting document 


* DC Date: 

11.09.2018 

* Requested DLZ 

11.16.2018 

Response Date: 


* Requested INDOT 

11.19.2018 

Response Date: 


* High Priority Activity 

No 

Form Used?: 


Type of Design Change: 

FDC 

FDC: 

Level 1 

Design Unit: Tree 

— Please select an option -- 

Clearing - 3B: 


Design Unit: 4A-1 - 5C: 

Design Unit 4A-1 - Mainline Rehab 215+13 to 504+00. GradingPaving 

Design Unit: 6: 

— Please select an option -- 

*FDC/NDC Number: 

905 

* Drawings Affected: 

Various 


Confidential & Proprietary 
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Some of the previously existing section corner points were destroyed during the construction of 1-69. 

* Question/Issue: 

Please update the plans to show replacement of these points. 

* Proposed Solution: 


* EOR Response: 

See attached markups. 

Responsible Engineer 
Signature & Date: 



11/14/2018 


(For Level 3 FDCs and NDCs) 

Lead Engineer Signature 
& Date: 

(For Level 3 FDCs and NDCs) 

Design Quality Manager 
Signature & Date: 


Comments 


Confidential & Proprietary 
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Please Note: 

This document will initiate a Design Change - E-Mail Initiated (DCE) on the 1-69 Section 5 Project project. Fill out this form and save the document to 
your computer. Attach and e-mail the document to inbox@workflow.e-builder.net. You will receive a response e-mail from e-Builder to let you know 
the status of your submission. If successful, the message will contain the e-Builder document number that was created. If there were any problems 
with your submission, the message will list the errors and actions required to resolve them. 


Confidential & Proprietary 
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Plotted By: JMD Ol-Sep-15 10:08:21 



CURVE DATA 
PI = 208+20.69 
N = 511326.57 
E= 1271805.87 
Delta = 9°08'51 
D= 0°19'59" 

R = 17200.00' 

Lc = 2746.09' 

T = 1375.97’ 

E = 54.95’ 

D.S. =70 


Begin Construction 
Eq. 

Sta. 1553+25.00 Line "PR-A" (BK) 


CURVE DATA 
PI 253+32.81 
N 514811.00 
E 1268929.96 
Delta 39°24’20” 
D 0°59’58" 

R 5733.51’ 

Lc 3943.25' 

T 2053.20’ 

E 356.55’ 

D.S. 70 mph 
SE = 3.6% 


Note: 

Line "A" is equivalent to Line "SR 37" indicated 
in the Location Control Route Survey Plat, 
survey book 201300365 (Des. No. 1297885). 


Line "S-2" is equivalent to Line "PR-S-Rockport" indicated 
in the Location Control Route Survey Plat, 
survey book 201300365 (Des. No. 1297885). 


DATE 

REVISION 
















SCALE 

BRIDGE FILE 

o 

o 

1—1 

Jl 

1—1 

N/A 

VERTICAL SCALE 

DESIGNATION 

NONE 

1297885 

SURVEY BOOK 

DWG NO. 

SHEET 

ELECTRONIC / AERIAL 

RD-GL-01 

10 of 213 

CONTRACT 

PROJECT 


1297885 





^ NO. ^ 

11400561 


STATE OF /Ar 
ky - 


-a 


CLONAL ^ 


RECOMMENDED 
FOR APPROVAL 


M 


£*/&**? 


01/28/2016 


DESIGN ENGINEER 


DATE 


DESIGNED: CL 


09/15 


CHECKED: APF 


09/15 


DRAWN: PMG 


09/15 


CHECKED: JGJ 


09/15 


INDIANA 

DEPARTMENT OF TRANSPORTATION 


GEOMETRIC CONTROL 
STA 215+13 TO STA 245+00 LINE H A H 


pw:\\pxpw_int.aztec.us:PW_PROD\Documents\AZE1337-01_I69_FD\Sheets\Roadway\DU04A\1297885-RD-S-GE004A-01.dgn 







































































Plotted By: user 9/3/2015 11:08:58 AM 



pw:\\pxpw_int.aztec.us:PW_PROD\Documents\AZE1337-01_I69_FD\Sheets\Roadway\DU04A\1297885-RD-S-GE004A-02.dgn 































































Plotted By: user 9/3/2015 11:11:27 AM 



pw:\\pxpw_int.aztec.us:PW_PROD\Documents\AZE1337-01_I69_FD\Sheets\Roadway\DU04A\1297885-RD-S-GE004A-03.dgn 




























































Plotted By: GAD 08/02/2016 14:42:04 


Line "S-5 


Eq.: 

POT Sta. 340+95.19 Line "A"= 
POT Sta. 50+00.00 Line "S-5" 


O 

o 

+ 

LD 

m 

m 

£ 

LD 


335+00 


, N 0°07'46", W 




345+00 




1/4 Section Sta. 355+61.26 Line "A" 
Section Corner Monument, Req'd 

1/4 Section Sta. 354+86.01 Line "A" 
Section Corner Monument, Req'd 



Line "A" 


350+00 


1-69 Southbound 


355+00 


N 0°00'13"W 

1 * 


360+00 


N 0°0ri8" E 


o 

o 

+ 

LD 

VO 

on 

£ 

LD 


1-69 Northbound 


U 

£ 


u 

£ 


( 2 > 


PI Sta. 349+90.39 Line "A" 
Monument Type "D", Req'd 
A= 0°07'33" Lt. (NCR) 


PI Sta. 359+90.50 Line "A" 
Monument Type "D", Req'd 
A= 0°01'31" Lt. (NCR) 


<5 


POINT 

STATION 

LINE 

NORTHING 

EASTING 

5 

349+90.39 

A 

524631.7112 

1268907.7807 

6 

359+90.50 

A 

525631.8142 

1268907.7169 

606 

354+86.01 

A 

525127.321 

1268791.773 

607 

355+61.26 

A 

525202.573 

1268790.860 


Note: 

Line "A" is equivalent to Line "SR 37" indicated 
in the Location Control Route Survey Plat, 
survey book 201300365 (Des. No. 1297885). 


DATE 

REVISION 

















s,/ NO. 

11400561 

STATE OF 

7// ///111 


RECOMMENDED 
FOR APPROVAL 


M 




02/16/2016 


DESIGN ENGINEER 


DATE 


DESIGNED: CL 


09/15 


CHECKED: APF 


09/15 


DRAWN: PMG 


09/15 


CHECKED: JGJ 


09/15 


INDIANA 

DEPARTMENT OF TRANSPORTATION 


GEOMETRIC CONTROL 
STA 335+00 TO STA 365+00 LINE M A M 


SCALE 

BRIDGE FILE 

1"=100' 

N/A 


DESIGNATION 


1297885 

SURVEY BOOK 

DWG NO. 

SHEET 

ELECTRONIC / AERIAL 

RD-GL-05 

14 of 213 

CONTRACT 

PROJECT 


1297885 


pw:\\pxpw_int.aztec.us:PW_PROD\Documents\AZE1337-01_I69_FD\Sheets\Roadway\DU04A\1297885-RD-S-GE004A-05.dgn 
































































Plotted By: user 9/3/2015 11:13:50 AM 



pw:\\pxpw_int.aztec.us:PW_PROD\Documents\AZE1337-01_I69_FD\Sheets\Roadway\DU04A\1297885-RD-S-GE004A-07.dgn 











































































Plotted By: PMA 9/2/2015 5:25:17 PM 



pw:\\pxpw_int.aztec.us:PW_PROD\Documents\AZE1337-01_I69_FD\Sheets\Roadway\DU04A\1297885-RD-S-GE004A-09.dgn 



































































Plotted By: JMD 17-Aug-15 13:58:20 



© 

CURVE DATA 

PI = 

= 103+68.78 

N = 

556762.81 

E= : 

1278721.73 

Delta = 2°17'25 

D = 

0°32'08" 

R = 

10700.00' 

Lc = 

= 427.74' 

T = 

213.90' 

E = 

2.14' 

D.S. 

= 60 mph 

S.E. 

= 2.0% 



O 

O 

+ 

LD 

LO 

f* 

CO 



P.T. = 105+82.62 Line "S-15-A” 
Monument Type "B" Req'd 



P.I. = 103+68.78 Line "S-15-A" 

Monument Type "B" Req'd 

P.C. = 101+54.88 Line "S-15-A" 



35 


Line "A" 


695+00 


700+00 


+ 


Monument Type "B" Req'd 

POB = 100+00.00 Line "S-15-A" / 
Monument Type "B" Req'd ' 

705+00 

-1- 1 - 


34 


1-69 Southbound 


710+00 


715+00 


720+00 


+ 


+ 


+ 


O 

o 

+ 

LO 

rsj 

l\ 

£ 

CO 


N27°53'33"E 


1-69 Northbound 


U 

<! 


Walnut St. SB Offramp 



POE = 20+68.60 Line "S-15-B" 
Monument Type "B" Req'd 


Line "S-15-B" 



48 


U 


1/4 Section Sta. 697+20.07 Line "A" 
Section Corner Monument, Req'd 



POINT 

STATION 

LINE 

NORTHING 

EASTING 

34 

100+00.00 

S-15-A 

557088.75 

1278894.25 

35 

101+54.88 

S-15-A 

556951.86 

1278821.80 

36 

103+68.78 

S-15-A 

556762.81 

1278721.73 

37 

105+82.62 

S-15-A 

556577.91 

1278614.19 

48 

118+33.41 

S-15-B 

556478.74 

1278720.72 


Note: 

Line "A" is equivalent to Line "SR 37" indicated 
in the Location Control Route Survey Plat, 
survey book 201300365 (Des. No. 1297885). 


610 


697+20.07 


"A" 


556382.012 


1278819.691 


DATE 

REVISION 
















SCALE 

BRIDGE FILE 

1"=100' 



DESIGNATION 


1297885 

SURVEY BOOK 

DWG NO. 

SHEET 


RD-GL-18 

19 of 210 

CONTRACT 

PROJECT 


1297885 



x \\\\' 11 ""//// 

NO. 

11400561 

-<JA STATE of 

'HWWWWW^ 


RECOMMENDED 
FOR APPROVAL 


M- 




02/23/2016 


DESIGN ENGINEER 


DATE 


DESIGNED: CLL 


07/15 


CHECKED: APF 


07/15 


DRAWN: PMG 


07/15 


CHECKED: JGJ 


07/15 


INDIANA 

DEPARTMENT OF TRANSPORTATION 


GEOMETRIC CONTROL 
STA 695+00 to STA 725+00 LINE M A M 


pw:\\pxpw_int.aztec.us:PW_PROD\Documents\AZE1337-01_I69_FD\Sheets\Roadway\DU04A\1297885-RD-S-GEO04A-18.dgn 






































































Plotted By: jbaker 7/27/2018 7:26:25 AM 



Eqn: 



T = 120.66' 

E = 12.36' 

D.S. = 40 mph 
SE = 7.6% 


N = 563477.37 
E= 1282698.12 
Delta = 14°29'49" LT 
D = 7°05'28" 

R = 808.00' 

Lc = 204.44' 

T = 102.77' 

E = 6.51' 

D.S. = 40 mph 
SE = 6.6% 


POINT 

STATION 

LINE 

NORTHING 

EASTING 

22 

783+66.30 

A 

564116.7370 

1282688.9018 

410 

68+10.77 

S-18 

564175.2144 

1282578.4234 

425 

55+95.86 

S-21 

563083.5184 

1282283.4410 

426 

57+16.53 

S-21 

563190.1648 

1282339.8898 

427 

58+33.83 

S-21 

563265.6429 

1282434.0332 

428 

60+69.54 

S-21 

563413.0869 

1282617.9394 

429 

61+72.31 

S-21 

563477.3714 

1282698.1211 

430 

62+73.99 

S-21 

563559.6811 

1282759.6575 


611 


755+44.07 


561592.882 1281424.49 


Notes: 

1- Line "A" is equivalent to Line "SR 37" indicated 
in the Location Control Route Survey Plat, 
survey book 201300365 (Des. No. 1297885). 

2- Line "S-18" Sta. 10+00.00 is equivalent 

to Sta. 1+75.00 of Line "PR-S-Griffith Access-1" 
as shown in the right-of-way plans. 


DATE 

REVISION 

07/25/2018 

/t\ FDC 804 - Level 1 Remove PI Monuments From Monroe Co Roads 














Engineer's Professional Stamp and Seal shall apply 
only to the portions of plans, specifications, 
surveys, reports, or other documents specifically 
identified or described below. Engineer shall not be 
responsible for any other associated documents. 

Revision Number /7i\ 8/13/2018 


AJLsSN 

5 CtA No. 
t I 10100213 


\A' 


i STATE OF ; 

DLZ INDIANA. LLC 


RECOMMENDED 
FOR APPROVAL 


DESIGNED: 


Items not specifically changed are 
still applicable under the signed and 
sealed original contract plans and 
any prior interim plan changes. 


CHECKED: 


DATE 


CHECKED: 


INDIANA 

DEPARTMENT OF TRANSPORTATION 


GEOMETRIC CONTROL 
STA 755+00 to STA 760+00 LINE "A" 


SCALE 

BRIDGE FILE 

1"=100' 



DESIGNATION 


1297885 

SURVEY BOOK 

DWG NO. 

SHEET 


RD-GL-20 

21A of 210 

CONTRACT 

PROJECT 


1297885 


pw:\\PWl.dlzcorp.com:DLZ\Documents\Projects\2016\1663\1082.70\DLZ-I69\SHEETS\Roadway\DU04A\1297885-RD-S-GE004A-20.dgn 



























































































Plotted By: jbaker 7/26/2018 2:18:51 PM 





B ) CURVE DATA 
PI 157+48.00 
N 580645.6660 

E 1284984.2090 

Delta 31°35'30"Rt 
D 07°31'44" 

R 761.00' 

Lc 419.60' 

T 215.28' 

E 29.86’ 


CURVE DATA 
PI 162+74.65 
N 581027.7689 

E 1285362.3974 

Delta 19°54'13"Lt 
D 07°31'44" 

R 761.00' 

Lc 264.36' 

T 133.52' 

E 11.63' 


CURVE DATA 
PI 168+66.48 
N 581567.4515 
E 1285611.7818 

Delta 45°48’12"Lt 
D 26°46’25" 

R 214.00' 

Lc 171.08' 

T 90.40' 

E 18.31' 


CURVE DATA 
PI 8+26.11 
N 582258.1797 

E 1285874.8127 

Delta 75°45'54"Rt 
D 42°45'29" 

R 134.00’ 

Lc 177.19' 

T 104.25' 

E 35.78' 



CURVE DATA 
PI 13+86.08 

N 580620.4455 

E 1284550.4813 

Delta 41°26'08"Rt 
D 11°48'49" 

R 485.00’ 

Lc 350.75' 

T 183.44' 

E 33.53' 



CURVE DATA 
PI 20+73.06 

N 580963.8811 

E 1285164.0125 

Delta 40°40'31"Lt 
D 11°48'49" 

R 485.00' 

Lc 344.31' 

T 179.77' 

E 32.24' 



CURVE DATA 
PI 28+20.59 

N 581680.2420 

E 1285425.9658 

Delta 29°ll'15"Rt 
D 12°54'16" 

R 444.00' 

Lc 226.18' 

T 115.60' 

E 14.80' 


CURVE DATA 
PI 33+30.32 

N 582016.0921 

E 1285816.0653 

Delta 41°42'06"Rt 
D 15°04'40" 

R 380.00' 

Lc 276.58' 

T 144.73' 

E 26.63' 






A-NB 


968+19.56 

960+20.02 



Type "B" 

/'"v"Vv“v''v 


Type "B" 


Type "B" 


86+89.04 580915.4135 1284873.5222 

85+55.50 581046.9236 1284896.7346 

82+82.48 581315.7890 1284944.1913 

79+32.22 581662.3240 1285005.3571 

P.C.C. 75+80.33 581993.8497 1285123.3334 

71+22.57 582426.7348 1285277.3793 

10+00.00 580256.1196 1284422.7128 

11+04.34 580353.0958 1284461.2127 

12+90.60 580526.2141 1284529.9411 

14+61.95 580615.9229 1284693.1768 

17+78.36 580768.3172 1284970.4759 

19+88.78 580869.6586 1285154.8785 

21+78.10 581070.8860 1285216.3757 

27+05.60 581570.3229 1285385.7739 

28+21.97 581679.7421 1285425.3852 

29+33.22 581755.6662 1285513.5732 

31+87.64 581921.6606 1285706.3805 

33+32.37 582016.0921 1285816.0653 

150 S-31 P.T. 34+64.21 582013.6282 1285960.7789 

151 S-31 POE 35+36.23 582012.4023 1286032.7828 

152 S-33 POB 5+00.00 582342.5001 1285559.7948 

153 S-33 P.C. 7+63.12 582274.4650 1285813.9712 

154 S-33 P.I. 8+67.37 582247.5094 1285914.6764 

155 S-33 P.T. 9+40.32 582143.2679 1285913.3118 


Type "B" 

/WW\ 

—— 

Type "B" 

Type "B" 


Type "B" 


CURVE DATA 
PI 
N 
E 



Type "B” 
Type "B" 

/VVW*\ 

Type "B" 
Type "B" 

/VVW\ 

Type "B" 
Type "B" 

/*v - v"v‘v*'v 

Type "B" 
Type "B” 


968+24.41 

PI 

968+19.56 

PI 

969+16.89 

PI 

157+19.48 

582083.5226 

N 

582088.3334 

N 

582164.0696 V 

N 

580622.0006 

1285232.3975 

E 

1285190.3937 

E 

1285294.2856 > 

E 

1284978.6961 

15°12'50"Rt 

Delta 

15°02'40"Rt 

Delta 

16°51'53"Rt > 

Delta 

27°01'31"Rt 

1°00'00" 

D 

0°56'49" 

D 

0°56'49" y 

D 

7°31'44" 

5729.58' 

R 

6050.00' 

R 

6050.00' y 

R 

761.00' V 

1521.39' 

Lc 

1588.57' 

Lc 

1780.78' C 

Lc 

358.95' < 

765.20' 

T 

798.88' 

T 

896.87' C 

T 

182.88' ✓ 

50.87' 

E 

52.52' 

E 

66.12' C 

E 

21.67' J 

70 MPH 

D.S. 

70 MPH 

D.S. 

70 MPH ( 

D.S. 

40 MPH J 

N/A 

S.E. 

3.4% 

S.E. 

3.4% f 

S.E. 

6.8% J 


CURVE DATA 
PI 
N 
E 


CURVE DATA 


CURVE DATA 


CURVE DATA 


Type "B" 
Type "B" 
Type "B" 
Type "B" 


Type "B" 


162+19.16 

PI 

168+61.00 < 

v PI 

86+89.04 

PI 

79+32.22 

PI 

71+22.57 

581009.2007 

N 

581576.1623 < 

N 

580915.4135 

N 

581662.3240 

N 

582426.7348 

1285305.1931 

E 

1285608.4377 4 

E 

1284873.5222 

E 

1285005.3571 

E 

1285277.3793 

ll°59'53"Lt 

Delta 

49°08'33"Lt < 

' Delta 

3°06'12"Rt 

Delta 

9°34'43"Lt 

Delta 

8°34'09"Lt 

3°55'18" 

D 

26°46'25" < 

) D 

1°09'44" 

D 

1°21'51" 

D 

0°56'03" 

1461.00' 

R 

214.00' 

) R 

4930.00’ 

R 

4200.00' 

R 

6133.00' 

305.94' 

Lc 

183.55' 

) Lc 

267.02' 

Lc 

702.14' 

Lc 

917.24' 

153.53' 

T 

97.85’ < 

) T 

133.54’ 

T 

351.89’ 

T 

459.48' 

8.04' 

E 

21.31' < 

) E 

1.81 

E 

14.72 

E 

17.19' 

40 MPH 

D.S. 

40 MPH *< 

D.S. 

40 MPH 

D.S. 

40 MPH 

D.S. 

40 MPH 

4.7% 

S.E. 

8.0% < 

' S.E. 

Normal Crown 

S.E. 

Normal Crown 

S.E. 

Normal Crown 


CURVE DATA 


CURVE DATA 


CURVE DATA 


CURVE DATA 


154 CURVE DATA 


158 CURVE DATA 



Sta. 33+74.25 Line "S-31"= 

Sta. 10+48.45 Line "Old - PR-S- Sparks" 


Eq: 

Sta. 34+14.93 Line "S-31"= 
Sta. 10+72.32 Line "S-33" 


00+01 



0°45'00" W 



Notes: 

Line "A" is equivalent to Line "SR 37" indicated 

in the Location Control Route Survey Plat, survey book 201300365 

(Des. No. 1297885). 


156 S-33 POE 10+72.32 582011.2737 1285911.5839 


Type "B" 


157 S-31 P.C. 22+81.43 581169.7051 1285246.5758 

158 S-31 P.I. 23+89.53 581273.0560 1285278.1701 

159 S-31 P.T. 24+97.59 581374.7314 1285314.9671 


612 


947+72.97 580126.502 


1284591.288 


Type "B" 

HZZZ5 

Type "B" 
TYPE "C" 


PI 

12+90.60 

PI 

19+88.78 

PI 

28+21.97 

PI 

33+32.37 

PI 

8+67.37 

PI 

23+89.53 



m 1 ^ x \ 

Line "S-34" is equivalent to Line "PR-S-Burma Access" indicated 

N 

580526.2141 

N 

580869.6586 

N 

581679.7421 

N 

582016.0921 

N 

582247.5094 

N 

581273.0860 



A /^~"\ \ 

in the Location Control Route Survey Plat, survey book 201300365 

E 

1284529.9411 

E 

1285154.8785 

E 

1285425.3852 

E 

1285816.0653 

E 

1285914.6764 

E 

1285278.1701 



/ '—ML 51^) \ 

(Des. No. 1297885). 

Delta 

39°33'18"Rt 

Delta 

44°12'52"Lt 

Delta 

29°22'22"Rt 

Delta 

41°42'06"Rt 

Delta 

75°45'54"Rt 

Delta 

02°54'26"Rt 

Eq: 




D 

11°03'39" 

D 

11°03'39" 

D 

12°54'16" 

D 

15°04'40" 

D 

42°45'29" 

D 

01°20'42" 

Sta. 35+36.23 Line 

"S-31"= 

/ \ 

Line "A-NB" is equivalent to Line "PR-S-SR37NB" indicated 

R 

518.00' 

R 

518.00' 

R 

444.00' 

R 

380.00' 

R 

134.00' 

R 

4260.00' 

Sta. 35+34.18 Line 

"PR-S-Chambers" 

@ 0.00' RT \ 

in the Location Control Route Survey Plat, survey book 201300365 

Lc 

357.61' 

Lc 

399.74' 

Lc 

227.62' 

Lc 

276.58' 

Lc 

177.19' 

Lc 

216.16' 




(Des. No. 1297885). 

T 

186.26' 

T 

210.41' 

T 

116.37' 

T 

144.73' 

T 

104.25' 

T 

108.10' 



Eq: \ 


E 

32.47' 

E 

41.10' 

E 

15.00' 

E 

26.63' 

E 

35.78' 

E 

1.37' 



Sta. 9+40.32 Line "S-33"= \ 

Line "A-SB" is equivalent to Line "PR-S-SR37SB" indicated 

D.S. 

35 MPH 

D.S. 

35 MPH 

D.S. 

35 MPH 

D.S. 

35 MPH 

D.S. 

25 MPH 

D.S. 

35 MPH 



Sta. 9+09.20 Line "Old - PR-S- Sparks" 

in the Location Control Route Survey Plat, survey book 201300365 









S.E. 

8.0% 





@ 40.00' Rt. 

(Des. No. 1297885). 


DATE 

REVISION 

12/21/2017 

/ 5 ^ FDC 498 - Level 2 Wayport Road Redesign 

07/25/2018 

FDC 804 - Level 1 Remove PI Monuments from Monroe Co Roads 












Engineer's Professional Stamp and Seal shall apply 
only to the portions of plans, specifications, 
surveys, reports, or other documents specifically J 
identified or described below. Engineer shall not be | 
responsible for any other associated documents. 

Revision Number /io8\ 8/1 3 / 201 8 


. 7%y% 

Qr/ < +' 

CO- ; No. v 
f 10100213 


✓ 


. -o\ STATE OF | 

DLZ INDIANA. LLC 


RECOMMENDED 
FOR APPROVAL 


DESIGNED: 


Items not specifically changed are 
still applicable under the signed and 
sealed original contract plans and 
any prior interim plan changes. 


CHECKED: 


DATE 


CHECKED: 


INDIANA 

DEPARTMENT OF TRANSPORTATION 


GEOMETRIC CONTROL 
STA 944+00 TO STA 975+00 LINE "A" 


SCALE 

BRIDGE FILE 

1"=100' 

N/A 

VERTICAL SCALE 

DESIGNATION 

NONE 

1297885 

SURVEY BOOK 

DWG NO. 

SHEET 

ELECTRONIC / AERIAL 

RD-GL-02 

24B of 223 

CONTRACT 

PROJECT 


1297885 


pw:\PWl.dlzcorp.com:DLZ\Documents\Projects\ 2016\ 1663\ 1082.70\DLZ-I69\SHEETS\Roadway\DU05B\ 1297885-RD-S-GEO02.dgn 






















































































































































































